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This material contcdns Information affoctin® fho 
National Dofonso of fho United States ■within fho 
moaning of tho Espionage laws. Title 18. U.S.C. 
Secs. 783 and 794. the transmission or revelation 
of which In any manner to an ^oxV'hHUM^ P " r ’ 
son Is prohibited by law. 


Hungary 


Status of Construction of Thermal Electric 
Power Plant near Tlszapalkonya 


date distributed 

19 June 1957 
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SUPPLEMENT TO REPORT # 50X1 ' HUM 


THIS IS UNEVALUATED INFORMATION 




The thermal electric power plant near Tlszapalkonya forms part of Hungary® s pi 

network of power insta llations and is not designated to serve any specific 
industry . it will serve the need s of Tiszavideki Vegyi 

Kombinat (T VK) , a che mi c al combine „ 

| its construction was in process as early a s May -June 19 >Qq 

Prisoners from a penal colony __ served as its 

labor force o The entire area is fenced with barbed wire, and guards are 
stationed in watch towers at various points. Patrols are not visible from 
the highway. 50x1 -hum 


natural gas was going 

to be piped in from Rumania an d the pipe line was to be run through the 

e-tdo v»i 1 n-f th* P o icfur bri d ges to the site of the TVK. 
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Ua iaii'cn tto fol«nr toii^o 


J 356 , tto pipo Han *■* not 




ibt locations «f angr l^porkwfc installs - 0X1 _ H UM 

ticM la Wmern foa goqrtj. » *■»« * **"* SSTlSth of 

■tMdpolot. Ate, for «“ t *^JBTTj > gr 

iKmtW cm»iu»«w< for yi, a* 

Tlelalty. *to cool *111 to ala *4 la * 1 * W“ °* ** p fr *■? 
to mttro* to ttao plant. J * oMltioa, tko ooal la of «■**•«• V?*** *' 
ttaM aaoM to to UttlaJaotlfioMli M for >aililac tto ttornal poaor plant 
la it* pvoMBt ^&jr 1 $ 5 » location 
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• 1 • 50X1 -HUM 

KHCLQ8HRE A 



2* UNDERGROUND CABLES CHANNEL 
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~ completed 




Key to Ske tcb 

1 . Turbine bollere - completed 

2. Railroad car dialer - cooplatefl 

3. Coal conveyer system - _ _ v 

4 # Coal transmission point (soaifid aao flUMf 

5. Two Talbot bunkers - «■****•* — ; ^ , wi. 

6 , & 7o (or reverse) Hater softener* swifcfc room - both completed 

8, Iteur furnaces - coepleted 
9* Pou r smoke filters - completed 
10* Office - planned 

11. Kitchen - planned , 

12 0 pire station approximately 30 mete** Ml .080: 

accomnoiate the length of a fire trmtfc -/planned 
13 o Living quarters, fi*e lerge build in^-J^gaed 
14 . . Aboveground air raid shelter or bunker - planned 

15. Pump station - completed 

16. Recuperation Turbine plant - coveted 
17 Settling plant (purification of water) - completed 
18, Station which pusps refuse into the fiMt * * lw - planned 
19* Oarage - planned 


deep enough to 














